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Message Text 

LIMITED OFFICIAL USE 

PAGE 01 ANKARA 03309 290404Z 
ACTION SY-05 


INFO OCT-01 EUR- 1 2 ISO-OO FBOE-OO /018 W 

104900 292302Z/61 

R 281010Z APR 78 
FM AMEMBASSY ANKARA 
TO SECSTATE WASHDC 1727 
INFO AMCONSUL FRANKFURT 
AMEMBASSY ATHENS 
AMCONSUL ISTANBUL 


LIMITED OFFICIAL USE ANKARA 3309 

DEPT FOR A/SY/FO AND FBO; FRANKFURT FOR RSS AND RTC; 

ATHENS FOR TSO, ISTANBUL FOR RSO 

E.O. 11652: N/A 

TAGS: ASEC.ABLD. TU 

SUBJECT: LOBBY DESIGN - ANKARA 

1 . POST HAS COMPLETED LOBBY DESIGN COST BREAKDOWN. 
FOLLOWING IS SUMMARY OF FUNDING REQUIREMENTS: 

A. U.S. PROCURED ITEMS 

207.87 SQ. FT. LEXGUARD AT S40/PSF 8314.40 
207.86 SQ. FT. H-6 DUPLATE AT S5/PSF 1039.30 
3 SI 00 DOORSETS AT $2152 EACH 6458.40 
1 WS-64 4X6 TELLER WINDOW SET 1825.20 
1 WS-34 3X4 TELLER WINDOW SET 1201.20 

1 14' 8" X F-ST STEEL SHEET AT 1 .50 PSF 547.20 
3' 6" X 
3/16" 
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1 5’ 6” X 6' X 3/16" ESR STEEL SHEET AT 1.50 PSF 376.20 
SUBTOTAL 19761.90 

SHIPPING CHARGES WDC (DULLES) TO ANKARA AT 3.40 PER LB. 11900.50 

B. LOCALLY PROCURED ITEMS 
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1. MSG DESK 1950.00 

MASONRY WALL W/STEEL DOOR BETWEEN NCOIC OFFICE AND 
RECEPTIONIST 1000.00 

MASONRY WALT. W/ROUND WINDOW BETWEEN NCOIC OFFICE AND LOBBY 1200.00 

CONSTRUCT DOOR OPENING, INSTALL FRAME AND STEEL DOOR, INSTALL 
STEPS FROM NCOIC OFFICE TO ADMIN HALL 950.00 

STEEL WORK TO HOLD LEXGUARD/GLASS 2600.00 

SUBTOTAL 7700.00 

AIRPORT HANDLING AT $5 PER 100 WGHT. 175.00 

C. COST SUMMARY 

U.S. PROCURED 19761.90 
LOCALLY PROCURED 7700.00 

27461.90 

AIRPORT & HANDLING 1 2075 .00 

39536.90 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 03 ANKARA 03309 290404Z 

D. THERE WILL BE A 20 PERCENT INCREASE IN LOCALLY PROCURED ITEMS 
AFTER 3 MONTHS WHICH WILL INCREASE COST BY 1540.00 TOTAL 

41076.90 

E. UNKNOWN COST U.S. PROCURED GUN PORTS SIMILAR TO MOSLER 
DESIGN 

2. ASSOCIATED ACTIVITIES: 

TSO/SEABEE SUPPORT TO DO CABLE RUNS FOR CCTV, ALARMS, ETC.; 

INSTALL BRUTE & YALE SAFETY LOCKS; WIRING OF NEW MSG DESK; 

ELECTRICAL WIRING; INSTALL PRESENT CCTV, ALARM EQUIPMENT, 

ETC. IN NEW DESK. THIS WILL BE ADDRESSED IN SEPTEL TO ATHENS. 

3. FULL PROPOSALS WITH SPECIFICATIONS AND DESIGN INFORMATION 
WILL BE FORWARDED BY SEPARATE AIRGRAM. 

SPIERS 
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